3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 1 : The Hiah levels of poverty and unemployment, especially in the previously disadvantaged and rural areas. 





P1 1/1 

General Marketing Program. 

Operatio 

nal 














P1 1/2 

Job Creation Centre Heidelberg x 

23. 

Capital 














P1 1/3 

Provision of infrastructure for 
informal Traders 

capital 

R 750 000.00 






R 750 000.00 







P1 1/4 

Identify and Implement Agriculture 
LED projects 

operation 

al 














P1 1/5 

International Relations :City of 
Florrisant and Germany 

operation 

al 














P1 1/6 

Investment Incentives Strategy 

operation 

al 














P1 1/7 

Informal Trading Strategy 

operation 

al 














P1 1/8 

Marketing Strategy 

operation 

al 














P1 1/9 

Economic Hub : Ratanda 

operation 

al 













P1 1/10 

Local Economic Development 
Strategy 

operation 

al 














P1 1/11 

Economic Hub: Ratanda: PTP 

Capital 





GEDA funding 









Total PI 1 








R 750 000.00 

R 

R 

R 

R 

R 

R 


Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaged and rural areas 





Water Projects 





PI 2/1 

Upgrade Water Network Rensburg 
Phase 4. 

Capital 

R 750 000.00 







R 250 000.00 


R 250 000.00 


R 250 000.00 


PI 2/2 

Extend and Upgrade Water 

Network. Lesedi 

Capital 

R 5 500 000.00 

R 2 000 000.00 


10% 


R 2 000 000.00 


R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 2/3 

Replace/install valves and hydrants. 
Lesedi 

Capital 

R 500 000.00 

R 100 000.00 

no funds 



R 100 000.00 


R 100 000.00 


R 100 000.00 


R 100 000.00 


PI 2/4 

Replace water meters. Lesedi 

Operatio 

n 

R 682 090.00 

R 121 000.00 

R 41 000.00 

29% 


R 128 260.00 


R 135 958.00 


R 144 113.00 


R 152 759.00 


PI 2/5 

6 Ml Reservoir Obed 
Nkosi/Heidelberg 

Capital 

R 8 000 000.00 

R 8 000 000.00 

R 5 500 000.00 

67% 










PI 2/6 

Upgrade pipe work Ratanda 
network. 

Capital 

R 900 000.00 







R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 2/7 

Bulk water supply : High level zone. 

Capital 

R 2 000 000.00 









R 2 000 000.00 




PI 2/8 

Water network Heidelberg x 24. 
Showgrounds 

Capital 

R 800 000.00 







R 400 000.00 


R 400 000.00 




PI 2/9 

Water Supply Rural area's 

Capital 

R 450 000.00 

R 50 000.00 

R 50 000.00 

100% 


R 100 000.00 


R 100 000.00 


R 100 000.00 


R 100 000.00 


Total PI 1 


R 19 582 090.00 

R 10 271 000.00 

R 5 591 000.00 

65% 


R 2 328 260.00 

R 

R 1 785 958.00 

R 

R 3 794 113.00 

R 

R 1 402 759.00 

R 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 


Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaged and rural areas 





Water Projects Icontl 





PI 2/10 

Water Network Heidelberg Zone of 
Opportunity. 

Capital 

Developer 













PI 2/11 

Water leakage & maintenance 
waternetwork 

Operatio 

nal 

R 5 073 382.00 

R 900 000.00 

R 300 000.00 

30% 


R 954 000.00 


R 1 011 240.00 


R 1 071 914.00 


R 1 136 228.00 


PI 2/12 

New Development Jordaan Park 

Capital 

Developer 













PI 2/13 

Water network : Impumelelo x 2 & 3 

Capital 

R 4 000 000.00 








R 2 000 000.00 


R 2 000 000.00 



PI 2/14 

Bulk water supply : Spaarwater / 
Sedaven 

Capital 

R 15 000 000.00 








R 5 000 000.00 


R 5 000 000.00 


R 5 000 000.00 

PI 2/15 

Water meters Kwa-Zenzele. 

Capital 

completed 













PI 2/16 

Water & Sewer 705 stands Ratanda 

Capital 

completed 













PI 2/17 

Aston Lake Water Supply 

Capital 

R 800 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 2/18 

WSDP's 

Operatio 

nal 

R 590 000.00 

R 590 000.00 

R 400 000.00 

80% 










PI 2/19 

Bulk water supply : Obed Nkosi 

Capital 

R 10 000 000.00 

R 6 000 000.00 

R 1 200 000.00 

20% 





R 2 000 000.00 




R 2 000 000.00 

PI 2/20 

Water reticulation : Kaydale 

Capital 

R 9 000 000.00 








R 5 000 000.00 


R 2 000 000.00 


R 2 000 000.00 

PI 2/21 

Bulk supply: Kaydale and 
Pumpstation Jameson Park (1.5 

Capital 

R 9 000 000.00 








5 000 000.00 




R 4 000 000.00 

PI 2/22 

Water Reticulation :Obed Nkosi 

Capital 

R 41 000 000.00 

Housing Dep install services 





R 5 000 000.00 


R 12 000 000.00 


R 12 000 000.00 


R 12 000 000.00 

PI 2/23 

Water reticulation Kwanzenzele & 
New Bulk reservoir 

Capital 

R 21 000 000.00 








R 10 000 000.00 


R 5 000 000.00 


R 6 000 000.00 

PI 2/24 

Water hydrant & valve installation 
DuDlicate 

Capital 

Duplicate PI 2/3 













PI 2/25 

Water Reticulation Bergsig 

Capital 

Developer 













PI 2/26 

Palisade Fencing Reservoirs 

Capital 

R 900 000.00 

R 600 000.00 

no funds 



600 000.00 






300 000.00 


PI 2/27 

Interna Water Reticulation: New 
DevelODment Ext 27 

Capital 

Developer 













PI 2/28 

Bulk Water Supply: Impumelelo 
Ext 3 

Capital 

R 10 000 000.00 








5 000 000 


5 000 000.00 



PI 2/29 

Power Generator Water Pump Ext 
23 

Capital 

R 600 000.00 









600 000.00 





Instal Booster pump Bulk Supply 
RWB 

Capital 

R 2 000 000.00 







2 000 000.00 







Upgrade Meterpoint RWB 

Capital 

R 1 000 000.00 







1 000 000.00 







New Development Jameson park 

Capital 

R 2 000 000.00 








2 000 000 







R 131 963 382.00 

R 8 090 000.00 

R 1 900 000.00 

23% 


R 1 554 000.00 

R 5 000 000.00 

R 1 411 240.00 

R 46 000 000.00 

R 2 071 914.00 

R 31 000 000.00 

R 1 836 228.00 

R 31 000 000.00 

















Total P 

2 Water 


R 151 545 472.00 

R 18 361 000.00 

R 7 491 000.00 

41% 


R 3 882 260.00 

R 5 000 000.00 

R 3 197 198.00 

R 46 000 000.00 

R 5 866 027.00 

R 31 000 000.00 

R 3 238 987.00 

R 31 000 000.00 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously c 

lisadvantaaed and rural areas fcontl. 





Sewer Projects 





PI 2/30 

Upgrade sewer pump station 
Jameson Park. 

Capital 

R 2 000 000.00 







1 000 000 


500 000 


500 000 


PI 2/31 

Upgrading/extension of sewer 
network in Lesedi. 

Capital 

R 2 000 000.00 

R 400 000.00 

R 150 000.00 

30% 


400 000 


400 000 


400 000 


400 000 


PI 2/32 

Construct additional outfall sewer 
Heidelbera to Ratanda 

Capital 

R 1 500 000.00 








1 000 000 


500 000 



PI 2/33 

Upgrade sewer pipe from Eskort. 

Capital 

R 1 200 000.00 







400 000 


400 000 


400 000 


PI 2/34 

Upgrade sewer pipe Poortspruit. 

Capital 

R 300 000.00 







100 000 


1 00 000 


100 000 


PI 2/35 

Update/combine Sewer Master 

Plan. 

Capital 

R 1 100 000.00 







500 000 




600 000 


PI 2/36 

Bulk sewer - Zone of Opportunity. 

Capital 

Developer 













PI 2/37 

Sewer network : Kwa Zenzele - 
Sewer Dlant & toilets 

Capital 














PI 2/38 

Ratanda outfall sewer additional 
manholes. 

Capital 

R 350 000.00 







100 000 


1 00 000 


150 000 


PI 2/39 

Aston Lake Sewer fencing 

Capital 

R 1 100 000.00 

R 600 000.00 

No funds 



600 000 


500 000 


500 000 




PI 2/40 

Upgrade Outfall Sewer Plant 
Kwanzenzele & Internal sewer 

Capital 

R 15 500 000.00 








10 500 000 


5 000 000 



PI 2/41 

Sewer Network : Impumelelo x 2 
and Ext 3 

Capital 

R 4 000 000.00 








2 000 000 


2 000 000 



PI 2/42 

Sewer New Development Jordaan 
Park 

Capital 

Developer 













PI 2/43 


















R 29 050 000.00 

R 1 000 000.00 

R 150 000.00 

15% 


1 000 000 

0 

3 000 000 

13 500 000 

2 000 000 

7 500 000 

2 150 000 

0 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously c 

lisadvantaqed and rural areas fcontl. 





Sewer Projects 





PI 2/44 

Showground sewer Ext 24 

Capital 

R 1 500 000.00 







500 000 


500 000 


500 000 


PI 2/45 

Sewer network: Jameson Park 

Capital 

R 2 000 000.00 

R 500 000.00 

no funds 



500 000 


500 000 


500 000 


500 000 


PI 2/46 

Bulk sewer: Obed Nkosi 

Capital 

R 14 000 000.00 








7 000 000 




7 000 000 

PI 2/47 

Sewer reticulation: Kaydale 2000 
stands 

Capital 

R 14 000 000.00 








4 000 000 


6 000 000 


4 000 000 

PI 2/48 

Kaydale sewer pump 

Capital 

R 6 000 000.00 








3 000 000 


1 000 000 


2 000 000 

PI 2/49 

kaydale bulk sewer 

Capital 

R 15 000 000.00 








5 000 000 


3 000 000 


7 000 000 

PI 2/50 

Sedaven Sewer 

Capital 

Developer 













PI 2/51 

Sewer Reticulation: Obed Nkosi 

Capital 

R 36 000 000.00 








12 000 000 


12 000 000 


12 000 000 

PI 2/52 

Internal Sewer and Bulk Supply: 
New Development Ext 27 

Capital 

Developer 













PI 2/53 

Update Sewer Master Plan 

Capital 

R 900 000.00 








300 000 


300 000 


300 000 

PI 2/54 

Sewer Bersig (New Extension) 

Capital 

Developer 














Bulk Sewer Impumelelo Ext 3 


R 6 000 000.00 








2 000 000 


2 000 000 


2 000 000 



R 95 400 000.00 

R 500 000.00 

R 

0% 


500 000 

0 

1 000 000 

33 300 000 

1 000 000 

22 300 000 

1 000 000 

32 300 000 

















Total PI 2 Sewer 


R 124 450 000.00 

R 1 500 000.00 

R 150 000.00 

10% 


1 500 000 

0 

4 000 000 

46 800 000 

3 000 000 

29 800 000 

3 150 000 

32 300 000 






Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas Icontl. 





Roads and Storm water Projects 





PI 2/55 

Construct roads : Lesedi 

Capital 

R 130 751 700.00 

R 14 602 000.00 

R 2 000 000.00 

10% 

Contractor appointed 

5 771 700 

19 239 000 

6 000 000 

23 139 000 

6 000 000 

24 000 000 

6 000 000 

26 000 000 

PI 2/56 

Rebuild Louw Street [Jacobs to H.F. 
Verwoerdl. 

Capital 

Completed 













PI 2/57 

Construct Bridge in Mare Street 
Heidelberq. 

Capital 

R 7 000 000.00 







1 500 000 


2 000 000 



3 500 000 

PI 2/58 

Resealing of Roads. 

Capital 

R 9 500 000.00 

R 1 500 000.00 


0% 


2 000 000 


2 000 000 


2 000 000 


2 000 000 


PI 2/59 

Upgrade storm water Lesedi. 

Capital 

R 15 000 000.00 

R 3 000 000.00 



EIA 

3 000 000 


3 000 000 


3 000 000 


3 000 000 


PI 2/60 

Upgrade culverts Poortspruit. 

Capital 

R 1 500 000.00 







500 000 


500 000 


500 000 


PI 2/61 

Roads upgrade : 

Devon/lmpumelelo. 

Capital 

Incorporated Into Project PI 2/51 












PI 2/62 

Roads upgrade : Vischkuil / Blesbok- 
spruit. 

Capital 

Incorporated Into Project PI 2/51 












PI 2/63 

Construction roads Vischkuil. 

- 

Incorporated Into Project PI 2/51 












PI 2/64 

Roads upgrade : Jameson 
Park/Kaydale. 

Capital 

Incorporated Into Project PI 2/51 












PI 2/65 

Construction of Ratanda/R42 link 
road. (PTP) 

Capital 

R 17 000 000.00 








9 000 000 


4 000 000 


4 000 000 

PI 2/66 

Construction of Voortrekker Street / 
R103 link road. 

Capital 

R 3 000 000.00 









1 000 000 


2 000 000 


PI 2/67 

Construct routes and Stormwater 
Heidelberq x23 

Capital 








6 000 000 

5 000 000 

6 000 000 

5 000 000 

6 000 000 

5 000 000 

PI 2/68 

Construct storm water Ratanda. 

- 

Incorporated Into Project PI 2/51 












PI 2/69 

Paving and Kerbing : Lesedi. 

Capital 

R 1 800 000.00 

R 200 000.00 

no funds 



400 000 


400 000 


400 000 


400 000 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 2/70 

Ext 12 stormwater 

Capital 

developer 




^■1 

■ 

^1 

1 ^ 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 2/71 

Intersections link roads: Obed 
Nkosi 

Capital 

R 10 000 000.00 








5 000 000 


5 000 000 

36 000 000 


36 000 000 

PI 2/72 

Internal Roads: Obed Nkosi 

Capital 

R 108 000 000.00 








36 000 000 

PI 2/73 

Grading gravel road 

Capital 

R 2 200 000.00 





400 000 


600 000 


600 000 


600 000 


PI 2/74 

Internal Roads and Stormwater: 
New Development Ext 27 

Capital 

Developer 













PI 2/75 

Construction of Oupa Qhinebe 
street (PTP) 

Capital 

R 5 200 000.00 

completed 












PI 2/76 

Construction of sidewalks in 
Mahomo. Protea and Blesbok 

Capital 

R 2 800 000.00 

completed 














R 305 751 700.00 

R 19 302 000.00 

R 2 000 000.00 

10% 


1 1 571 700 

19 239 000 

20 000 000 

78 139 000 

21 500 000 

74 000 000 

20 500 000 

74 500 000 

















Total P 

1 2 Roads and Storm water 

R 305 751 700.00 

R 19 302 000.00 

R 2 000 000.00 

10% 


1 1 571 700 

19 239 000 

20 000 000 

78 139 000 

21 500 000 

74 000 000 

20 500 000 

74 500 000 






Prioritv Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaaed and rural areas Tcontl. 





Transportation projects 





PI 2/77 

Construct Devon/lmpumelelo taxi 
Rank. 

Capital 

R 3 000 000.00 








R 1 000 000.00 


R 1 000 000.00 


R 1 000 000.00 

PI 2/78 

Construct Shalimar Ridge taxi rank. 

Capital 

R 2 400 000.00 








R 800 000.00 


R 1 000 000.00 


R 600 000.00 

PI 2/79 

Construct Vischkuil/Endicott taxi 
rank. 

Capital 

R 4 000 000.00 








R 1 000 000.00 


R 1 000 000.00 


R 2 000 000.00 

Total P 

1 2 Transportation 

R 9 400 000.00 

R 

R 



R 

R 

R 

R 2 800 000.00 










Prioritv Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas Tcontl. 





Parks and Cemeteries projects 





PI 2/80 

Palisade Fencing for graveyards 
Lesedi 

Capital 

R 3 000 000.00 

R 1 500 000.00 

no funds 



R 1 000 000.00 


R 1 000 000.00 


R 1 000 000.00 




Total P 

1 2 Cemeteries 

R 3 000 000.00 

R 1 500 000.00 




R 1 000 000.00 

R 

R 1 000 000.00 

R 

R 1 000 000.00 

R 



Prioritv Issue 2 : : Inadequate Infrastructural and Transport Services to oreviouslv disadvantaqed and rural areas Icontl. 





Electricitv Projects 





PI 2/81 

Upgrade minisubs Lesedi. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 2/82 

Upgrade reticulation Heidelberg. 

Capital 

R 3 000 000.00 

R 600 000.00 

R 600 000.00 

100% 


R 600 000.00 


R 600 000.00 


R 600 000.00 


R 600 000.00 


PI 2/83 

Upgrade network Jameson Park. 

Capital 

R 1 500 000.00 

R 300 000.00 

R 200 000.00 

66% 


R 300 000.00 


R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 2/84 

Street lighting Impumelelo entrance. 

Capital 

R 150 000.00 







R 50 000.00 


R 50 000.00 


R 50 000.00 


PI 2/84 

Floodlights Impumelelo sport 
stadium. 

Capital 

R 2 000 000.00 







R 2 000 000.00 






PI 2/85 

Installation of High mast lighting 
Ratanda. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 2/86 

High mast lighting Impumelelo x 2 & 
Ext 3 

Capital 

R 1 500 000.00 







R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 2/87 

Streetlights between Heidelberg and 
Ratanda. (PTP) 

Capital 

R 2 300 000.00 







R 1 000 000.00 


R 1 000 000.00 


R 300 000.00 


PI 2/88 

Electrical Reticulation Impumelelo x 

2 & Ext 3 & 4 

Capital 

R 13 028 000.00 

R 728 000.00 

R 400 000.00 

80% 


R 300 000.00 


R 4 000 000.00 


R 4 000 000.00 


R 4 000 000.00 


PI 2/89 

Energy Saving 

Operatio 

nal 

R 2 818 546.00 

R 500 000.00 

R 190 000.00 

30% 


R 530 000.00 


R 561 800.00 


R 595 508.00 


R 631 238.00 


PI 2/90 

Electrical Reticulation and high 
mast lighting Ratanda Gautrans 

Capital 

R 360 000.00 









R 360 000.00 




PI 2/91 

High mast lighting Kwa Zenzele 
new extention 

Capital 

R 2 000 000.00 







R 1 000 000.00 



R 1 000 000.00 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 2/92 

Isolator point Impumelelo 

Substation. 

Capital 

R 2 000 000.00 







R 1 000 000.00 


R 1 000 000.00 




PI 2/93 

1 1 KV line Ratanda/Luck Hoff. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 2/94 

New feeder cable for Heidelberg x 
23. 

Capital 

R 16 000 000.00 





R 4 000 000.00 


R 4 000 000.00 


R 4 000 000.00 


R 4 000 000.00 


PI 2/95 

Sedaven streetlights. 

Capital 

R 30 000.00 









R 150 000.00 


R 150 000.00 


PI 2/96 

Electrical reticulation Heidelberg 
Zone of Opportunity. 

Capital 

Developer 













PI 2/93 

Streetlights between Devon and 
Impumelelo. 

Capital 

R 1 500 000.00 







R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 2/94 

Upgrade 1 1 kV lines Boschfontein 

Capital 

R 4 000 000.00 

R 2 500 000.00 

R 1 600 000.00 

20% 




R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 2/95 

Christmas lights : Lesedi 

Capital 

R 250 000.00 

R 50 000.00 



No Funds 

R 50 000.00 


R 50 000.00 


R 50 000.00 


R 50 000.00 


PI 2/96 

Upgrade high tension sub-station 
and cable : Ratanda Ext 7 

Capital 

R 8 000 000.00 





R 8 000 000.00 




R 2 000 000.00 




PI 2/97 

Electrical reticulation Heidelberg x 

19. 

Capital 

completed 

completed 












PI 2/98 

High mast lighting Heidelberg x 6 
Industrial Area. 

Capital 

R 900 000.00 







R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 2/99 

Electrical reticulation Bergsig. 

Capital 

Developer 













PI 

2/100 

New ESKOM supply Impumelelo 
substation 

Capital 

R 21 449 006.00 

R 1 449 006.00 

R 1 449 006.00 

100% 




R 10 000 000.00 


R 10 000 000.00 




PI 

2/101 

Take over Devon reticulation from 
ESKOM. 

Capital 

R 1 250 000.00 











R 1 250 000.00 


PI 

2/102 

Upgrade 11KV switchgear Jameson 
Park. 

Capital 

R 1 500 000.00 







R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/103 

High mast lighting Vischkuil. 

Capital 

R 2 500 000.00 







R 1 000 000.00 


R 1 000 000.00 


R 500 000.00 


PI 

2/104 

Upgrade high tension Heidelberg x 

6 Industrial Area. 

Capital 

R 10 000 000.00 





R 6 000 000.00 


R 2 000 000.00 


R 2 000 000.00 




PI 

2/105 

Upgrade main substation 

Heidelberg. 

Capital 

R 23 020 000.00 

R 2 520 000.00 

R 1 500 000.00 

70% 


R 2 000 000.00 


R 10 000 000.00 


R 10 000 000.00 




PI 

2/106 

Upgrade main substation Ratanda. 

Capital 

R 5 497 568.00 

R 197 568.00 




R 300 000.00 


R 5 000 000.00 






PI 

2/107 

Install new protective meter kiosk : 
Ratanda. (PTP) 

Capital 

R 3 000 000.00 

R 600 000.00 



tender 

R 600 000.00 


R 600 000.00 


R 600 000.00 


R 600 000.00 


PI 

2/108 

Move 11 Kv line : Vereeniging Road 

Capital 

R 600 000.00 







R 200 000.00 


R 200 000.00 


R 200 000.00 


PI 

2/109 

Reticulation : Heidelberg x 12 

Capital 

Developer 













PI 

2/110 

Small Farmer High Mast Lights 
(e.g.. Spaarwater, Sedaven etc.) 


R 6 000 000.00 








R 2 000 000.00 


R 2 000 000.00 


R 2 000 000.00 

PI 

2/111 

Upgrade Ratanda IIKv Reticulation 

(PTP) 


R 1 500 000.00 







R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/112 

Showground Electricity Ext 24 

Capital 

R 10 000 000.00 







R 3 500 000.00 


R 3 500 000.00 


R 3 000 000.00 


PI 

2/113 

Upgrade hostels: Ratanda 

Capital 

R 900 000.00 







300 000 


300 000 


300 000 


PI 

2/114 

Re-install cable ext 23 houses 

Capital 

completed 













PI 

2/115 

Reticulation Siphiwe & 

Streetlights 

Capital 

completed 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

2/116 

Bulk Supply: Obed Nkosi 

Capital 

R 16 000 000.00 






8 000 000 


8 000 000 





PI 

2/117 

Electrical Reticulation: Obed 

Nkosi 

Capital 

R 35 000 000.00 






5 000 000 


10 000 000 


10 000 000 


10 000 000 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

2/118 

Electrical Reticulation: 2000 
stands Kaydale 

Capital 

R 12 000 000.00 








6 000 000 


6 000 000 



PI 

2/119 

Eskom sub: Kaydale 

Capital 

R 20 000 000.00 








10 000 000 


10 000 000 



PI 

2/120 

Electrical Reticulation 705 
stands, High Mast Lights 


completed 







200 000 


200 000 




PI 

2/121 

Upgrade Main Substation 

Jameson Park 

Capital 

R 2 256 000.00 

R 1 449 957.00 

R 1 300 000.00 

80% 


500 000 


100 000 






PI 

2/122 

New Ext Heidelberg N3 (Zone of 
Opportunity) 

Capital 

Developer 







3 000 000 


2 000 000 


2 000 000 


PI 

2/123 

New Ext Kwazenzele 

Capital 

R 7 000 000.00 








2 000 000 


2 000 000 


3 000 000 

PI 

2/124 

Bergsig Electrical Reticulation 

Capital 

Developer 













PI 

2/125 

Electrical Internal Reticulation: 
New Development Ext 27 

Capital 

Developer 













PI 

2/126 

Electrical Bulk Supply: New 
Development Ext 27 

Capital 

Developer 













PI 

2/127 

Upgrade IlkV Cable Bunsen Sub 
(link with 167) 

Capital 

Linked with 167 













PI 

2/129 

Floodlights Extension 7 sport 
ground 

Capital 

R 2 500 000.00 







1 000 000 


500 000 


1 000 000 


















Total P 

2 Electricity 


R 246 909 120.00 

R 10 894 531.00 

R 7 239 006.00 

66% 


23 180 000 

13 000 000 

55 461 800 

38 000 000 

48 405 508 

31 000 000 

22 931 238 

15 000 000 






Total for PI 2 


R 841 056 292.00 

R 51 557 531.00 

R 16 880 006.00 

33% 


41 133 960 

37 239 000 

83 658 998 

211 739 000 










Prioritv Issue 3 : Inadequate Health, Social and Environmental Services in the outlvinq and rural areas as we 

1 as a lack of vouth development, entrepreneurial and skills training 





PI 3/1 

Aids Frail Care Centre 

Capital 





completed 









PI 3/2 

Additional Mobile Clinics. 

Capital 





Provincial competency 









PI 3/3 

Extension of Clinic ( Extention 26) 

Capital 





completed 









PI 3/4 

Extensions to Clinics. 

Capital 





no funding 









PI 3/5 

Renovations to Ratanda Clinic 
(PTP). 

Capital 





Provincial competency 









PI 3/6 

Development of Devon/lmpumelelo 
Refuse Disposal Area. 

Capital 














PI 3/7 

Feasibility Study-Regional Refuse 
Disposal Site. 

Operatio 

nal 

Feasibility Study to be done 



SGDS 









PI 3/8 

Feasibility Study - Mini Dumping 

Site Vischkuil. 

Operatio 

nal 














PI 3/9 

VIP Toilets / 

Impumelelo/Kwazenzele 

Capital 














PI 3/10 

Capacity Building 

Operation 

al 














PI 3/11 

Environmental Education / 
Awareness at Schools. 

Operatio 

nal 














PI3/12 

Greening Projects 

Operatio 

nal 














PI 3/14 

Administer AIDS Programmes and 
Campaigns 

Operatio 

nal 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 3/15 

Youth advisory centre 

Capital 





completed 









PI 3/18 

Youth Centre, Theatre, Cultural 
Village & Cinema 

Capital 

Feasibility Study to be done 



Application for funding done to DPWP 









PI 3/19 

Heidelberg Motor Museum 

Operatio 

nal 





SDM 









PI 3/12 

Building Extension: Clinic (PTP) 






Incorporated into PI 3/5 









PI 3/21 

Awareness Projects: Lesedi Clinics 

Operatio 

nal 














PI 3/22 

Secutity fence: Jameson Park 

Admin offices 

Capital 





completed 









PI 3/23 

Upgrade toilets: Jameson Park 
Admin offices 

Operatio 

nal 














PI 3/24 

Carport: Clinics 

Capital 














PI 3/25 

Converting Railway Hostel into Old 
Age Home (PTP) 

Capital 














PI 3/26 

Planting of trees (PTP) 

Operatio 

nal 





completed 









PI 3/28 

Heidelberg Hospital: Refurbish 
Pharmacy (PTP) 

capital 














PI 3/29 

Environment Management open 
space 

Operatio 

nal 





policy development, monitoring end Implementation 









PI 3/30 

Environment Management Industrial 
areas 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/31 

Environmental Management 

Informal settlements 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/32 

Environmental Management Main 
Roads 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/33 

Environmental Management Zone 
of Integration 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/34 

Environmental Management CBD 
and other Historical and Cultural 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/35 

Environment Management 
Agricultural Holdings 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/36 

Environmental Management 
Commercial Agric 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/37 

Enviromental Management Mining 
Activities and degraded old mine 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/38 

Environment Mnagement Exhotic 
Plantations and thickets 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/39 

Environmental MANAGEMENT 
monoculture Agricultural Fields 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/40 

Environmental Management 

Aquatic and wetland habitats 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/41 

Environmental Management natural 
Grasslands 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/42 

Environmental Management mixed 
woodland Savana and ridges 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/43 

Environmental Management 
Protected areas and Proposed 

Operatio 

nal 





polio, development, monitoring and Implementation 









PI 3/44 

Environmental Management Public 
Participation, Education and 

Operatio 

nal 





policy development, monitoring and Implementation 









PI 3/45 

Removal of alien plants 

Operatio 

nal 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 3/46 

Library in Vischkuil / Endicott 

Capital 

R 6 000 000.00 

R 2 000 000.00 

R 900 000.00 

100% 

completed 









PI 3/47 

Early Childhood Development 
Centre Ratanda (PTP) 

Capital 

R 16 572 000.00 

R 15 802 000.00 

R 15 000 000.00 

100% 

completed 









PI 3/48 

Environment management : fencing 
of Ratanda esxtension 2 and 

capital 














PI 3/49 

Renovations of Boneha Primary 
School ( PTP) 

Capital 





completed 









Sub-total 



R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R 

R 

Prioritv 

Issue 4 : Inadeauate Safety. Security and Emeraencv Services in the outlvina areas 





PI 4/1 

Crime Prevention / installation of 
CCTV cameras (PTP) 

Operatio 

nal 














PI 4/2 

Disaster Management Plan 

Operatio 

nal 














PI 4/3 

Resuscitation of Devon Satilite 
Station 

Operatio 

nal 














PI 4/4 

Fire Engine (vehicle) 

Capital 





completed 









Sub-total 


R 

R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R 

R 






Priority Issue 5 : The Housing Backlog and the Proliferation of Informal Settlements in Lesedi 





PI 5/1 

Completion top structures Ratanda 
x 1,3, 5, 6, 7 and 8. 

Capital 

R 1 389 750.00 



100% 

ompleted 









PI 5/2 

Impumelelo x 2. 

Capital 

R 40 844 362.00 

R 40 844 362.00 


0% 

contractor on site 









PI 5/3 

Subsidy-linked project funding - 
Heidelberg Zone of Integration. 

Capital 

R 60 000 000.00 

R 60 000 000.00 


0% 

planning 


R 60 000 000.00 


R 60 000 000.00 





PI 5/4 

Social housing in Rensburg. 

Capital 

R 6 000 000.00 



#DIV/0! 

Funds pending 









PI 5/5 

Ratanda Hostel Upgrading. (PTP) 

Capital 

R 30 000 000.00 




Pending 









PI 5/6 

Heidelberg x 23 Top Structures. 

Capital 

R 1 976 658.00 

R 1 976 658.00 


100% 

completed 









PI 5/7 

GAUTRANS 

Capital 

R 290 745.00 

R 290 745.00 


0% 

not complete 









PI 5/8 

Kaydale 

Capital 

R 30 000 000.00 




Pending 


R 55 800 000.00 







PI 5/9 

PHP Ratanda 

Capital 

R 3 001 230.00 













Sub-total 


R 173 502 745.00 

R 103 111 765.00 

R 

0% 


R 

R 115 800 000.00 

R 

R 60 000 000.00 





1 















Prioritv Issue 6 : The Land Aspirations of the landless rural population 

PI 6/1 

Kwa Zenzele Agri-Village (Phase 1) 

Capital 

R 3 440 000.00 




not completed 









PI 6/2 

Jameson Park Commonage 
infrastructure development 

capital 














PI 6/3 

Develop Area Based Plans 

operation 

al 





study on course 









PI 6/4 

Purchase Nooitgedacht Farm in 
Devon for agriculture development 

capital 




item pending approval 









PI 6/5 

Develop agriculture strategy 

operation 

al 





not completed 









PI 6/6 

LED/Small Farm Development 

capital 

R 2 500 000.00 













Sub-total 


R 3 440 000.00 

R 0.00 

R 

#DIV/0! 


R 

R 

R 

R 






Prioritv Issue 7 : Inadeauate Municipal Income and 

Lack of Funds for Development 





PI 7/1 

Asset Management. 

Operatio 

nal 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 7/2 

Data Cleansing and Verification 

Operatio 

nal 














PI 7/3 

Establishment of budget office and 
Systems. 

Operatio 

nal 














PI 7/4 

software 

capital 














Sub-total 


R 

R 

R 

#DIV/0! 


R 

R 

R 

R 






Priority Issue 8 : The Need for Institutiona 

Caoacitatina, including the lack of a human resource structure, the lack of adequate office space and capacity to administer outlying 





PI 8/1 

Upgrade and centralize records and 
archives. 

Capital 





Nc Funds 









PI 8/2 

Integration of libraries through PAL 
svstem. 

Capital 














PI 8/3 

PMS 

Operatio 

nal 














PI 8/4 

Renovation Town hall offices. 

Operatio 

nal 














PI 8/5 

New Council chamber at New 
Municipal Offices 


R 6 800 000.00 













PI 8/6 

Development of integrated IT 
Network 

Capital 

R 200 000.00 













PI 8/7 

Access control / Time-in-attendance 
Svstem 

Capital 





No funds 









PI 8/9 

Wireless Wan Upgrade 

Capital 

R 100 000.00 




No funds 









Sub-total 


R 7 100 000.00 

R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R 

R 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 9 : Inadequate Development Facilitation and Control Measures 





PI 9/1 

GIS Alignment: SDM Initiative 

Capital 














PI 9/2 

Township Establishment Heidelberg 
Zone of Opportunity. 

Capital 





Negotiations on course 









PI 9/3 

Refinement of the Spatial 
Development Framework 

operation 

al 














PI 9/4 

IDP Annual Revision 

operation 

al 





MISG 


R 150 000 







PI 9/5 

Industrial Township Establishment 
Heidelberg Showground's. 

Operatio 

nal 





completed 









PI 9/6 

Environmental Management Plan : 
Zone of Opportunity. 

Operatio 

nal 





completed 









PI 9/7 

Development Plan : Lesedi Nodal 
Points. 

Operatio 

nal 





completed 









PI 9/8 

N17 & N3 Corridor Development 
Plan. 

Operatio 

nal 





completed 









PI 9/9 

Investigate alternative usage : 
Heidelberg Showground's. 

Operatio 

nal 





completed through township establishment 









PI 9/10 

EIA for the Show Grounds Site 

Operatio 

nal 





completed 









PI 9/11 

Develop Industrial stands Meyer 
street opposite Hdb Showground's - 

Capital 

Feasibility Study and Costing to be done 



completed 









PI 9/12 

Develop Heidelberg Showground's 
into Industrial stands. 

Capital 

Feasibility Study and Costing to be done 



completed 









PI 9/13 

EIA of area North and South East of 
extesnion 9 

operation 

al 




100% 

completed 









PI 9/14 

Geological study - for the area north 
of Bergsig (Hdb x 09) 

Capital 




100% 

completed 









PI 9/15 

Round 14 (PTP) 

operation 

al 

R 40 000 




completed 









PI 9/16 

Industrial Hive (PTP) 

capital 

R 4 000 000.00 




no funding 









PI 9/17 

Establish Resource Centre (PTP) 

capital 

R 3 000 000.00 




no funding 









PI 9/18 

CBD Node (PTP) 

capital 

R 1 000 000.00 




no funding 









PI 9/19 

Ratanda Entrances 

capital 

R 1 000 000.00 




no funding 









PI 9/20 

identify land for housing needs in 
lmpumelelo(300 

operation 

al 





completed 









PI 9/21 

plan for area between Ratanda 
extension 7 and Proper for 

operation 

al 














PI 9/21 

Township Establishment area North 
of Bergsig 

Operatio 

nal 

R 250 000.00 




Pending 









PI 9/22 

Integrated City Development 
initiative:Plamietkuilen & 

Operatio 

nal 





provision of logistical support 









Sub-total 


R 9 040 000.00 

R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R 

R 
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3.5 Summary List of Revised Identified Projects 


Project 

No. 

Project Description 

Expense 

Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 


Priority 

Issue 10 : Lack of Urban Amenities in Ratar 

ida. ImDumelelo a 

nd other areas 





P1 10/1 

Upgrading Ratanda Stadium. 

Capital 





completed 









P1 10/2 

Upgrade Tennis Courts : Devon. 

Capital 














P1 10/3 

Floodlights for Ratanda Sports 
qround extension 7 

Capital 

link with PI2/129 













P1 10/4 

Renovation of Sports Grounds. 
Lesedi 

Operatio 

nal 














P1 10/5 

Upgrading Ratanda Multi-purpose 
Hall. 

Capital 














P1 10/6 

Construct Sports fields Vischkuil. 

Capital 

R 3 000 000.00 

R 905 000.00 

R 905 000.00 

100% 

completed 









P1 10/7 

Playground Equipment : Lesedi 

Capital 














P1 10/8 

Construction of Multi-purpose hall : 
Heidelberq x 23. 

Capital 





completed 









P1 10/9 

Erection of a library in Endicott. 

Operatio 

nal 




completed 









PI 

10/10 

Upgrading of Lesedi sports 
qrounds. 

Operatio 

nal 














PI 

10/11 

Upgrading Union Sports grounds 
and Tennis Courts. 

Operatio 

nal 














PI 

10/12 

Upgrading parks : disadvantaged 
areas 

Operatio 

nal 














PI 

10/13 

Investigate PPP airfield upgrading. 

Operatio 

nal 














PI 

10/14 

Upgrade Impumelelo Sport 

Stadium. 

Capital 














PI 

10/15 

Jameson Park Sports grounds. 

Capital 














PI 

10/16 

Upgrade of Parks / Development 
Plan & Removal of alien species. 

Operatio 

nal 














PI 

10/17 

Fencing Sportsfield 















PI 

10/18 

Swimming Pool Ratanda 


R 500 000.00 




Completed 





PI 

10/19 

Cricket Field Vischkuill / Endicott 











Sub-total 


R 3 500 000.00 

R 905 000.00 

R 905 000.00 

100% 


R 

R 

R 

R 

R 

R 

R 

R 

Source of Funding 


Total Project Cost 

Allocated 




Lesedi 

Other 

Lesedi 

Other 

1 1 1 
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□ Priority Issue 2 : : Inadequate Infrastructural and 
Transport Services to previously disadvantaged and rural 
areas 

■ Water Projects 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 1 : The Hiqh levels of poverty and unemployment, especially in the previously disadvantaged and rural areas. 





PI 

1/1 

General Marketing 
Program. 

Operational 














PI 

1/2 

Job Creation Centre 
Heidelberg x 23. 

Capital 














PI 

1/3 

Provision of 

infrastructure for informal 

capital 

R 750 000.00 






R 750 000.00 







PI 

1/4 

Identify and Implement 
Agriculture LED projects 

operational 














PI 

1/5 

International Relations 
:City of Florrisant and 

operational 














PI 

1/6 

Investment Incentives 
Strategy 

operational 














PI 

1/7 

Informal Trading Strategy 

operational 














PI 

1/8 

Marketing Strategy 

operational 














PI 

1/9 

Economic Hub : Ratanda 

operational 













PI 

1/10 

Local Economic 
Development Strategy 

operational 














PI 

1/11 

Economic Hub: Ratanda: 
PTP 

Capital 





GEDA funding 









Total PI 1 








R 750 000.00 

R 

R 

R 

R 

R - 

R- 


Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaged and rural areas 





Water Projects 





PI 

2/1 

Upgrade Water Network 
Rensburg Phase 4. 

Capital 

R 750 000.00 







R 250 000.00 


R 250 000.00 


R 250 000.00 


PI 

2/2 

Extend and Upgrade 
Water Network. Lesedi 

Capital 

R 5 500 000.00 

R 2 000 000.00 


10% 


R 2 000 000.00 


R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/3 

Replace/install valves 
and hydrants. Lesedi 

Capital 

R 500 000.00 

R 100 000.00 

no funds 



R 100 000.00 


R 100 000.00 


R 100 000.00 


R 100 000.00 


PI 

2/4 

Replace water meters. 
Lesedi 

Operation 

R 682 090.00 

R 121 000.00 

R 41 000.00 

29% 


R 128 260.00 


R 135 958.00 


R 144 113.00 


R 152 759.00 


PI 

2/5 

6 Ml Reservoir Obed 
Nkosi/Heidelberg 

Capital 

R 8 000 000.00 

R 8 000 000.00 

R 5 500 000.00 

67% 










PI 

2/6 

Upgrade pipe work 
Ratanda network. 

Capital 

R 900 000.00 







R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 

2/7 

Bulk water supply : High 
level zone. 

Capital 

R 2 000 000.00 









R 2 000 000.00 




PI 

2/8 

Water network 

Heidelberg x 24. 

Capital 

R 800 000.00 







R 400 000.00 


R 400 000.00 




PI 

2/9 

Water Supply Rural 
area's 

Capital 

R 450 000.00 

R 50 000.00 

R 50 000.00 

100% 


R 100 000.00 


R 100 000.00 


R 100 000.00 


R 100 000.00 


Total PI 1 


R 19 582 090.00 

R 10 271 000.00 

R 5 591 000.00 

65% 


R 2 328 260.00 

R 

R 1 785 958.00 

R 

R 3 794 113.00 

R 

R 1 402 759.00 

R- 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 


Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 


Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas 





Water Projects fcontl 





PI 

2/10 

Water Network 

Heidelberq Zone of 

Capital 

Developer 













PI 

2/11 

Water leakage & 
maintenance 

Operational 

R 5 073 382.00 

R 900 000.00 

R 300 000.00 

30% 


R 954 000.00 


R 1 011 240.00 


R 1 071 914.00 


R 1 136 228.00 


PI 

2/12 

New Development 
Jordaan Park 

Capital 

Developer 













PI 

2/13 

Water network : 
Imeumelelo x 2 & 3 

Capital 

R 4 000 000.00 








R 2 000 000.00 


R 2 000 000.00 



PI 

2/14 

Bulk water supply : 
Spaarwater / Sedaven 

Capital 

R 15 000 000.00 








R 5 000 000.00 


R 5 000 000.00 


R 5 000 000.00 

PI 

2/15 

Water meters Kwa- 
Zenzele. 

Capital 

completed 













PI 

2/16 

Water & Sewer 705 
stands Ratanda 

Capital 

completed 













PI 

2/17 

Aston Lake Water 

Supply 

Capital 

R 800 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 

2/18 

WSDP's 

Operational 

R 590 000.00 

R 590 000.00 

R 400 000.00 

80% 










PI 

2/19 

Bulk water supply : 
Obed Nkosi 

Capital 

R 10 000 000.00 

R 6 000 000.00 

R 1 200 000.00 

20% 





R 2 000 000.00 




R 2 000 000.00 

PI 

2/20 

Water reticulation : 
Kavdale 

Capital 

R 9 000 000.00 








R 5 000 000.00 


R 2 000 000.00 


R 2 000 000.00 

PI 

2/21 

Bulk supply: Kaydale 
and Pumpstation 

Capital 

R 9 000 000.00 








5 000 000.00 




R 4 000 000.00 

PI 

2/22 

Water Reticulation 
:Obed Nkosi 

Capital 

R 41 000 000.00 

Housing Dep install services 





R 5 000 000.00 


R 12 000 000.00 


R 1 2 000 000.00 


R 12 000 000.00 

PI 

2/23 

Water reticulation 
Kwanzenzele & New 

Capital 

R 21 000 000.00 








R 10 000 000.00 


R 5 000 000.00 


R 6 000 000.00 

PI 

2/24 

Water hydrant & valve 
installation Duplicate 

Capital 

Duplicate PI 2/3 













PI 

2/25 

Water Reticulation 
Berqsiq 

Capital 

Developer 













PI 

2/26 

Palisade Fencing 
Reservoirs 

Capital 

R 900 000.00 

R 600 000.00 

no funds 



600 000.00 






300 000.00 


PI 

2/27 

Interna Water 
Reticulation: New 

Capital 

Developer 













PI 

2/28 

Bulk Water Supply: 
Imoumelelo Ext 3 

Capital 

R 10 000 000.00 








5 000 000 


5 000 000.00 



PI 

2/29 

Power Generator Water 
Pump Ext 23 

Capital 

R 600 000.00 









600 000.00 





Instal Booster pump 
Bulk Supply RWB 

Capital 

R 2 000 000.00 







2 000 000.00 







Upgrade Meterpoint 
RWB 

Capital 

R 1 000 000.00 







1 000 000.00 







New Development 
Jameson park 

Capital 

R 2 000 000.00 








2 000 000 







R 131 963 382.00 

R 8 090 000.00 

R 1 900 000.00 

23% 


R 1 554 000.00 

R 5 000 000.00 

R 1 411 240.00 

R 46 000 000.00 

R 2 071 914.00 

R 31 000 000.00 

R 1 836 228.00 

R 31 000 000.00 

















Total PI 2 Water 


R 151 545 472.00 

R 18 361 000.00 

R 7 491 000.00 

41% 


R 3 882 260.00 

R 5 000 000.00 

R 3 197 198.00 

R 46 000 000.00 

R 5 866 027.00 

R 31 000 000.00 

R 3 238 987.00 

R 31 000 000.00 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas Icontl. 





Sewer Projects 





PI 

2/30 

Upgrade sewer pump 
station Jameson Park. 

Capital 

R 2 000 000.00 







1 000 000 


500 000 


500 000 


PI 

2/31 

Upgrading/extension of 
sewer network in Lesedi. 

Capital 

R 2 000 000.00 

R 400 000.00 

R 150 000.00 

30% 


400 000 


400 000 


400 000 


400 000 


PI 

2/32 

Construct additional 
outfall sewer Heidelbera 

Capital 

R 1 500 000.00 








1 000 000 


500 000 



PI 

2/33 

Upgrade sewer pipe from 
Eskort. 

Capital 

R 1 200 000.00 







400 000 


400 000 


400 000 


PI 

2/34 

Upgrade sewer pipe 
Poortsoruit. 

Capital 

R 300 000.00 







100 000 


100 000 


100 000 


PI 

2/35 

Update/combine Sewer 
Master Plan. 

Capital 

R 1 100 000.00 







500 000 




600 000 


PI 

2/36 

Bulk sewer - Zone of 

Oooortunitv. 

Capital 

Developer 













PI 

2/37 

Sewer network : Kwa 
Zenzele - Sewer olant & 

Capital 














PI 

2/38 

Ratanda outfall sewer 
additional manholes. 

Capital 

R 350 000.00 







100 000 


100 000 


150 000 


PI 

2/39 

Aston Lake Sewer 
fencina 

Capital 

R 1 100 000.00 

R 600 000.00 

No funds 



600 000 


500 000 


500 000 




PI 

2/40 

Upgrade Outfall Sewer 
Plant Kwanzenzele & 

Capital 

R 15 500 000.00 








10 500 000 


5 000 000 



PI 

2/41 

Sewer Network : 
Imoumelelo x 2 and Ext 3 

Capital 

R 4 000 000.00 








2 000 000 


2 000 000 



PI 

2/42 

Sewer New 
Development Jordaan 

Capital 

Developer 













PI 

2/43 


















R 29 050 000.00 

R 1 000 000.00 

R 150 000.00 

15% 


1 000 000 

0 

3 000 000 

13 500 000 

2 000 000 

7 500 000 

2 150 000 

0 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas Icontl. 





Sewer Projects 





PI 

2/44 

Showground sewer Ext 
24 

Capital 

R 1 500 000.00 







500 000 


500 000 


500 000 


PI 

2/45 

Sewer network: 
Jameson Park 

Capital 

R 2 000 000.00 

R 500 000.00 

no funds 



500 000 


500 000 


500 000 


500 000 


PI 

2/46 

Bulk sewer: Obed 

Nkosi 

Capital 

R 14 000 000.00 








7 000 000 




7 000 000 

PI 

2/47 

Sewer reticulation: 
Kaydale 2000 stands 

Capital 

R 14 000 000.00 








4 000 000 


6 000 000 


4 000 000 

PI 

2/48 

Kaydale sewer pump 

Capital 

R 6 000 000.00 








3 000 000 


1 000 000 


2 000 000 

PI 

2/49 

kaydale bulk sewer 

Capital 

R 15 000 000.00 








5 000 000 


3 000 000 


7 000 000 

PI 

2/50 

Sedaven Sewer 

Capital 

Developer 













PI 

2/51 

Sewer Reticulation: 
Obed Nkosi 

Capital 

R 36 000 000.00 








12 000 000 


12 000 000 


12 000 000 

PI 

2/52 

Internal Sewer and 

Bulk Supply: New 

Capital 

Developer 













PI 

2/53 

Update Sewer Master 
Plan 

Capital 

R 900 000.00 








300 000 


300 000 


300 000 

PI 

2/54 

Sewer Bersig (New 
Extension) 

Capital 

Developer 














Bulk Sewer 

Imoumelelo Ext 3 


R 6 000 000.00 








2 000 000 


2 000 000 


2 000 000 



R 95 400 000.00 

R 500 000.00 

R 

0% 


500 000 

0 

1 000 000 

33 300 000 

1 000 000 

22 300 000 

1 000 000 

32 300 000 

















Total PI 2 Sewer 


R 124 450 000.00 

R 1 500 000.00 

R 150 000.00 

10% 


1 500 000 

0 

4 000 000 

46 800 000 

3 000 000 

29 800 000 

3 150 000 

32 300 000 






Priority Issue 2 : : Inadequate Infrastructural and Transport Services to previously disadvantaqed and rural areas Icontl. 





Roads and Storm water Projects 





PI 

2/55 

Construct roads : Lesedi 

Capital 

R 130 751 700.00 

R 14 602 000.00 

R 2 000 000.00 

10% 

Contractor appointed 

5 771 700 

19 239 000 

6 000 000 

23 139 000 

6 000 000 

24 000 000 

6 000 000 

26 000 000 

PI 

2/56 

Rebuild Louw Street 
[Jacobs to H.F. 

Capital 

Completed 













PI 

2/57 

Construct Bridge in Mare 
Street Heidelberq. 

Capital 

R 7 000 000.00 







1 500 000 


2 000 000 



3 500 000 

PI 

2/58 

Resealing of Roads. 

Capital 

R 9 500 000.00 

R 1 500 000.00 


0% 


2 000 000 


2 000 000 


2 000 000 


2 000 000 


PI 

2/59 

Upgrade storm water 
Lesedi. 

Capital 

R 15 000 000.00 

R 3 000 000.00 



EIA 

3 000 000 


3 000 000 


3 000 000 


3 000 000 


PI 

2/60 

Upgrade culverts 
Poortspruit. 

Capital 

R 1 500 000.00 







500 000 


500 000 


500 000 


PI 

2/61 

Roads upgrade : 
Devon/lmpumelelo. 

Capital 

Incorporated Into Project PI 2/51 












PI 

2/62 

Roads upgrade : 

Vischkuil / Blesbok- 

Capital 

Incorporated Into Project PI 2/51 












PI 

2/63 

Construction roads 
Vischkuil. 

- 

Incorporated Into Project PI 2/51 












PI 

2/64 

Roads upgrade : 

Jameson Park/Kaydale. 

Capital 

Incorporated Into Project PI 2/51 












PI 

2/65 

Construction of 
Ratanda/R42 link road. 

Capital 

R 17 000 000.00 








9 000 000 


4 000 000 


4 000 000 

PI 

2/66 

Construction of 
Voortrekker Street / 

Capital 

R 3 000 000.00 









1 000 000 


2 000 000 


PI 

2/67 

Construct routes and 
Stormwater Heidelberq 

Capital 








6 000 000 

5 000 000 

6 000 000 

5 000 000 

6 000 000 

5 000 000 

PI 

2/68 

Construct storm water 
Ratanda. 

- 

Incorporated Into Project PI 2/51 












PI 

2/69 

Paving and Kerbing : 
Lesedi. 

Capital 

R 1 800 000.00 

R 200 000.00 

no funds 



400 000 


400 000 


400 000 


400 000 


PI 

2/70 

Ext 12 stormwater 

Capital 

developer 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

2/71 

Intersections link 
roads: Obed Nkosi 

Capital 

R 10 000 000.00 








5 000 000 


5 000 000 

36 000 000 


36 000 000 

PI 

2/72 

Internal Roads: Obed 
Nkosi 

Capital 

R 108 000 000.00 








36 000 000 

PI 

2/73 

Grading gravel road 

Capital 

R 2 200 000.00 





400 000 


600 000 


600 000 


600 000 


PI 

2/74 

Internal Roads and 
Stormwater: New 

Capital 

Developer 













PI 

2/75 

Construction of Oupa 
Qhinebe street (PTP) 

Capital 

R 5 200 000.00 

completed 












PI 

2/76 

Construction of 
sidewalks in 

Capital 

R 2 800 000.00 

completed 














R 305 751 700.00 

R 19 302 000.00 

R 2 000 000.00 

10% 


11 571 700 

19 239 000 

20 000 000 

78 139 000 

21 500 000 

74 000 000 

20 500 000 

74 500 000 

















Total PI 2 Roads and Storm water 

R 305 751 700.00 

R 19 302 000.00 

R 2 000 000.00 

10% 


11 571 700 

19 239 000 

20 000 000 

78 139 000 

21 500 000 

74 000 000 

20 500 000 

74 500 000 






Prioritv Issue 2 : : Inadeauate Infrastructural and Transport Services to previously disadvantaaed and rural areas Icontl. 





Transportation projects 





PI 

2/77 

Construct 

Devon/lmpumelelo taxi 

Capital 

R 3 000 000.00 








R 1 000 000.00 


R 1 000 000.00 


R 1 000 000.00 

PI 

2/78 

Construct Shalimar 

Ridge taxi rank. 

Capital 

R 2 400 000.00 








R 800 000.00 


R 1 000 000.00 


R 600 000.00 

PI 

2/79 

Construct 

Vischkuil/Endicott taxi 

Capital 

R 4 000 000.00 








R 1 000 000.00 


R 1 000 000.00 


R 2 000 000.00 

Total PI 2 Transportation 

R 9 400 000.00 

R 

R 



R 

R 

R 

R 2 800 000.00 










Prioritv Issue 2 : : Inadeauate Infrastructural and Transport Services to previously disadvantaaed and rural areas Icontl. 





Parks and Cemeteries projects 





PI 

2/80 

Palisade Fencing for 
graveyards Lesedi 

Capital 

R 3 000 000.00 

R 1 500 000.00 

no funds 



R 1 000 000.00 


R 1 000 000.00 


R 1 000 000.00 




Total PI 2 Cemeteries 

R 3 000 000.00 

R 1 500 000.00 




R 1 000 000.00 

R 

R 1 000 000.00 

R 

R 1 000 000.00 

R 








Prioritv Issue 2 : : Inadeauate Infrastructural and Transport Services to previously disadvantaaed and rural areas Icontl. 





Electricity Projects 





PI 

2/81 

Upgrade minisubs 

Lesedi. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 

2/82 

Upgrade reticulation 
Heidelberg. 

Capital 

R 3 000 000.00 

R 600 000.00 

R 600 000.00 

100% 


R 600 000.00 


R 600 000.00 


R 600 000.00 


R 600 000.00 


PI 

2/83 

Upgrade network 
Jameson Park. 

Capital 

R 1 500 000.00 

R 300 000.00 

R 200 000.00 

66% 


R 300 000.00 


R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 

2/84 

Street lighting 

Impumelelo entrance. 

Capital 

R 150 000.00 







R 50 000.00 


R 50 000.00 


R 50 000.00 


PI 

2/84 

Floodlights Impumelelo 
sport stadium. 

Capital 

R 2 000 000.00 







R 2 000 000.00 






PI 

2/85 

Installation of High mast 
lighting Ratanda. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 


PI 

2/86 

High mast lighting 
Impumelelo x 2 & Ext 3 

Capital 

R 1 500 000.00 







R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/87 

Streetlights between 
Heidelberg and Ratanda. 

Capital 

R 2 300 000.00 







R 1 000 000.00 


R 1 000 000.00 


R 300 000.00 


PI 

2/88 

Electrical Reticulation 
Impumelelo x 2 & Ext 3 & 

Capital 

R 13 028 000.00 

R 728 000.00 

R 400 000.00 

80% 


R 300 000.00 


R 4 000 000.00 


R 4 000 000.00 


R 4 000 000.00 


PI 

2/89 

Energy Saving 

Operational 

R 2 818 546.00 

R 500 000.00 

R 190 000.00 

30% 


R 530 000.00 


R 561 800.00 


R 595 508.00 


R 631 238.00 


PI 

2/90 

Electrical Reticulation 
and high mast lighting 

Capital 

R 360 000.00 









R 360 000.00 




PI 

2/91 

High mast lighting Kwa 
Zenzele new extention 

Capital 

R 2 000 000.00 







R 1 000 000.00 



R 1 000 000.00 



PI 

2/92 

Isolator point Impumelelo 
Substation. 

Capital 

R 2 000 000.00 







R 1 000 000.00 


R 1 000 000.00 




PI 

2/93 

1 1 KV line Ratanda/Luck 
Hoff. 

Capital 

R 1 200 000.00 







R 400 000.00 


R 400 000.00 


R 400 000.00 
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3.5 Summary List of Revised Identified Projects 


Proje 





Implementation Program / Funding Requirements 





ct 

Project Description 

Expense Type 

Total Project Cost 

2009/2010 





2010/2011 


2011 / 2012 

2012/2013 

2013/2014 

No. 





Amount 

allocated 

Amount spend 

% spent 

Remarks 


Lesedi 

Other 


Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

2/94 

New feeder cable for 
Heidelberg x 23. 

Capital 

R 

16 000 000.00 






R 4 000 000.00 



R 4 000 000.00 


R 4 000 000.00 


R 4 000 000.00 


PI 

2/95 

Sedaven streetlights. 

Capital 

R 

30 000.00 











R 150 000.00 


R 150 000.00 


PI 

2/96 

Electrical reticulation 
Heidelberg Zone of 

Capital 

Developer 















PI 

2/93 

Streetlights between 
Devon and Impumelelo. 

Capital 

R 

1 500 000.00 









R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/94 

Upgrade 1 1 kV lines 
Boschfontein 

Capital 

R 

4 000 000.00 

R 2 500 000.00 

R 1 600 000.00 

20% 






R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/95 

Christmas lights : Lesedi 

Capital 

R 

250 000.00 

R 50 000.00 



No Funds 


R 50 000.00 



R 50 000.00 


R 50 000.00 


R 50 000.00 


PI 

2/96 

Upgrade high tension 
sub-station and cable : 

Capital 

R 

8 000 000.00 






R 8 000 000.00 





R 2 000 000.00 




PI 

2/97 

Electrical reticulation 
Heidelberg x 19. 

Capital 

completed 

completed 














PI 

2/98 

High mast lighting 
Heidelberg x 6 Industrial 

Capital 

R 

900 000.00 









R 300 000.00 


R 300 000.00 


R 300 000.00 


PI 

2/99 

Electrical reticulation 
Bergsig. 

Capital 

Developer 















PI 

2/10 

New ESKOM supply 
Impumelelo substation 

Capital 

R 

21 449 006.00 

R 1 449 006.00 

R 1 449 006.00 

100% 






R 10 000 000.00 


R 10 000 000.00 




PI 

2/10 

Take over Devon 
reticulation from 

Capital 

R 

1 250 000.00 













R 1 250 000.00 


PI 

2/10 

Upgrade 11KV 
switchgear Jameson 

Capital 

R 

1 500 000.00 









R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/10 

High mast lighting 
Vischkuil. 

Capital 

R 

2 500 000.00 









R 1 000 000.00 


R 1 000 000.00 


R 500 000.00 


PI 

2/10 

Upgrade high tension 
Heidelberg x 6 Industrial 

Capital 

R 

10 000 000.00 






R 6 000 000.00 



R 2 000 000.00 


R 2 000 000.00 




PI 

2/10 

Upgrade main substation 
Heidelberg. 

Capital 

R 

23 020 000.00 

R 2 520 000.00 

R 1 500 000.00 

70% 



R 2 000 000.00 



R 10 000 000.00 


R 10 000 000.00 




PI 

2/10 

Upgrade main substation 
Ratanda. 

Capital 

R 

5 497 568.00 

R 197 568.00 





R 300 000.00 



R 5 000 000.00 






PI 

2/10 

Install new protective 
meter kiosk : Ratanda. 

Capital 

R 

3 000 000.00 

R 600 000.00 



tender 


R 600 000.00 



R 600 000.00 


R 600 000.00 


R 600 000.00 


PI 

2/10 

Move 1 1 Kv line : 
Vereeniging Road 

Capital 

R 

600 000.00 









R 200 000.00 


R 200 000.00 


R 200 000.00 


PI 

2/10 

Reticulation : Heidelberg 
x 12 

Capital 

Developer 















PI 

2/11 

Small Farmer High Mast 
Lights (e.g.. Spaarwater, 


R 

6 000 000.00 










R 2 000 000.00 


R 2 000 000.00 


R 2 000 000.00 

PI 

2/11 

Upgrade Ratanda 1 1 Kv 
Reticulation (PTP) 


R 

1 500 000.00 









R 500 000.00 


R 500 000.00 


R 500 000.00 


PI 

2/11 

Showground Electricity 
Ext 24 

Capital 

R 

10 000 000.00 









R 3 500 000.00 


R 3 500 000.00 


R 3 000 000.00 


PI 

2/11 

Upgrade hostels: 
Ratanda 

Capital 

R 

900 000.00 









300 000 


300 000 


300 000 


PI 

2/11 

Re-install cable ext 23 
houses 

Capital 

completed 















PI 

2/11 

Reticulation Siphiwe & 
Streetlights 

Capital 

completed 















PI 

2/11 

Bulk Supply: Obed 
Nkosi 

Capital 

R 

16 000 000.00 







8 000 000 



8 000 000 





PI 

2/11 

Electrical Reticulation: 
Obed Nkosi 

Capital 

R 

35 000 000.00 







5 000 000 



10 000 000 


10 000 000 


10 000 000 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

2/11 

Electrical Reticulation: 
2000 stands Kaydale 

Capital 

R 12 000 000.00 








6 000 000 


6 000 000 



PI 

2/11 

Eskom sub: Kaydale 

Capital 

R 20 000 000.00 








10 000 000 


10 000 000 



PI 

2/12 

Electrical Reticulation 
705 stands, High Mast 


completed 







200 000 


200 000 




PI 

2/12 

Upgrade Main 
Substation Jameson 

Capital 

R 2 256 000.00 

R 1 449 957.00 

R 1 300 000.00 

80% 


500 000 


100 000 






PI 

2/12 

New Ext Heidelberg N3 
(Zone of Opportunity) 

Capital 

Developer 







3 000 000 


2 000 000 


2 000 000 


PI 

2/12 

New Ext Kwazenzele 

Capital 

R 7 000 000.00 








2 000 000 


2 000 000 


3 000 000 

PI 

2/12 

Bergsig Electrical 
Reticulation 

Capital 

Developer 













PI 

2/12 

Electrical Internal 
Reticulation: New 

Capital 

Developer 













PI 

2/12 

Electrical Bulk Supply: 
New Development Ext 

Capital 

Developer 













PI 

2/12 

Upgrade IlkV Cable 
Bunsen Sub (link with 

Capital 

Linked with 167 













PI 

2/12 

Floodlights Extension 

7 sport ground 

Capital 

R 2 500 000.00 







1 000 000 


500 000 


1 000 000 


















Total PI 2 Electricity 


R 246 909 120.00 

R 10 894 531.00 

R 7 239 006.00 

66% 


23 180 000 

13 000 000 

55 461 800 

38 000 000 

48 405 508 

31 000 000 

22 931 238 

15 000 000 






Total for PI 2 


R 841 056 292.00 

R 51 557 531.00 

R 16 880 006.00 

33% 


41 133 960 

37 239 000 

83 658 998 

211 739 000 










Prioritv Issue 3 : Inadequate Health, Social and Environmental Services in the outlvina and rural areas as well as a lack of vouth development, entrepreneurial and skills trainina facilities. 





PI 

3/1 

Aids Frail Care Centre 

Capital 





completed 









PI 

3/2 

Additional Mobile Clinics. 

Capital 





Provincial competency 









PI 

3/3 

Extension of Clinic ( 
Extention 26) 

Capital 





completed 









PI 

3/4 

Extensions to Clinics. 

Capital 





no funding 









PI 

3/5 

Renovations to Ratanda 
Clinic (PTP). 

Capital 





Provincial competency 









PI 

3/6 

Development of 
Devon/lmpumelelo 

Capital 














PI 

3/7 

Feasibility Study- 
Regional Refuse 

Operational 

Feasibility Study to be done 



SGDS 









PI 

3/8 

Feasibility Study - Mini 
Dumping Site Vischkuil. 

Operational 














PI 

3/9 

VIP Toilets/ 
Impumelelo/Kwazenzele 

Capital 














PI 

3/10 

Capacity Building 

Operational 














PI 

3/11 

Environmental Education 
/ Awareness at Schools. 

Operational 














PI3/ 

12 

Greening Projects 

Operational 














PI 

3/14 

Administer AIDS 
Programmes and 

Operational 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

3/15 

Youth advisory centre 

Capital 





completed 









PI 

3/18 

Youth Centre, Theatre, 
Cultural Village & 

Capital 

Feasibility Study to be done 



Application for funding done to DPWP 









PI 

3/19 

Heidelberg Motor 

Museum 

Operational 





SDM 









PI 

3/12 

Building Extension: Clinic 

(FTP) 






Incorporated into PI 3/5 









PI 

3/21 

Awareness Projects: 
Lesedi Clinics 

Operational 














PI 

3/22 

Secutity fence: Jameson 
Park Admin offices 

Capital 





completed 









PI 

3/23 

Upgrade toilets: 

Jameson Park Admin 

Operational 














PI 

3/24 

Carport: Clinics 

Capital 














PI 

3/25 

Converting Railway 

Hostel into Old Age 

Capital 














PI 

3/26 

Planting of trees (PTP) 

Operational 





completed 









PI 

3/28 

Heidelberg Hospital: 
Refurbish Pharmacy 

capital 














PI 

3/29 

Environment 

Management open 

Operational 





policy development, monitoring and implementation 









PI 

3/30 

Environment 

Management Industrial 

Operational 





policy development, monitoring and implementation 









PI 

3/31 

Environmental 
Management Informal 

Operational 





policy development, monitoring and implementation 









PI 

3/32 

Environmental 
Management Main 

Operational 





policy development, monitoring and implementation 









PI 

3/33 

Environmental 
Management Zone of 

Operational 





policy development, monitoring and implementation 









PI 

3/34 

Environmental 
Management CBD and 

Operational 





policy development, monitoring and implementation 









PI 

3/35 

Environment 

Management Agricultural 

Operational 





policy development, monitoring and implementation 









PI 

3/36 

Environmental 

Management 

Operational 





policy development, monitoring and implementation 









PI 

3/37 

Enviromental 
Management Mining 

Operational 





policy development, monitoring and implementation 









PI 

3/38 

Environment Mnagement 
Exhotic Plantations and 

Operational 





policy development, monitoring and implementation 









PI 

3/39 

Environmental 

MANAGEMENT 

Operational 





policy development, monitoring and implementation 









PI 

3/40 

Environmental 
Management Aquatic 

Operational 





policy development, monitoring and implementation 









PI 

3/41 

Environmental 
Management natural 

Operational 





policy development, monitoring and implementation 









PI 

3/42 

Environmental 
Management mixed 

Operational 





policy development, monitoring and implementation 









PI 

3/43 

Environmental 
Management Protected 

Operational 





policy development, monitoring and implementation 









PI 

3/44 

Environmental 
Management Public 

Operational 





policy development, monitoring and implementation 









PI 

3/45 

Removal of alien plants 

Operational 
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3.5 Summary List of Revised Identified Projects 


Proje 





Implementation Program / Funding Requirements 





ct 

Project Description 

Expense Type 

Total Project Cost 

2009/2010 





2010/2011 


2011 / 2012 

2012/2013 

2013/2014 

No. 





Amount 

allocated 

Amount spend 

% spent 

Remarks 


Lesedi 

Other 


Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

PI 

3/46 

Library in Vischkuil / 
Endicott 

Capital 

R 

6 000 000.00 

R 2 000 000.00 

R 900 000.00 

100% 

completed 











PI 

3/47 

Early Childhood 
Development Centre 

Capital 

R 

16 572 000.00 

R 15 802 000.00 

R 15 000 000.00 

100% 

completed 











PI 

3/48 

Environment 
management : fencing of 

capital 
















PI 

3/49 

Renovations of Boneha 
Primary School ( PTP) 

Capital 





completed 











Sub-total 



R 

R 

#DIV/0! 



R 

- 

R 


R 

- 

R 

R 

- 

R 

R - 

R- 

Priority Issue 4 : Inadeauate S 

Safety. Security and Emeraencv Services in the outl 

vina areas 





PI 

4/1 

Crime Prevention / 
installation of CCTV 

Operational 
















PI 

4/2 

Disaster Management 
Plan 

Operational 
















PI 

4/3 

Resuscitation of Devon 
Satilite Station 

Operational 
















PI 

4/4 

Fire Engine (vehicle) 

Capital 





completed 











Sub-total 


R 

- 

R 

R 

#DIV/0! 



R 

- 

R 


R 


R 

R 


R 

R - 

R- 






Priority Issue 5 : The Housing Backlog and the Proliferation of Informal Settlements in Lesedi 





PI 

5/1 

Completion top 
structures Ratanda x 

Capital 

R 

1 389 750.00 



100% 

ompleted 











PI 

5/2 

Impumelelo x 2. 

Capital 

R 

40 844 362.00 

R 40 844 362.00 


0% 

contractor on site 











PI 

5/3 

Subsidy-linked project 
funding - Heidelberg 

Capital 

R 

60 000 000.00 

R 60 000 000.00 


0% 

planning 



R 60 000 000.00 



R 60 000 000.00 





PI 

5/4 

Social housing in 
Rensburg. 

Capital 

R 

6 000 000.00 



#DIV/0! 

Funds pending 











PI 

5/5 

Ratanda Hostel 
Upgrading. (PTP) 

Capital 

R 

30 000 000.00 




Pending 











PI 

5/6 

Heidelberg x 23 Top 
Structures. 

Capital 

R 

1 976 658.00 

R 1 976 658.00 


100% 

completed 











PI 

5/7 

GAUTRANS 

Capital 

R 

290 745.00 

R 290 745.00 


0% 

not complete 











PI 

5/8 

Kaydale 

Capital 

R 

30 000 000.00 




Pending 



R 55 800 000.00 








PI 

5/9 

PHP Ratanda 

Capital 

R 

3 001 230.00 















Sub-total 


R 

173 502 745.00 

R 103 111 765.00 

R 

0% 



R 

- 

R 115 800 000.00 


R 


R 60 000 000.00 





1 


















Priority Issue 6 : The Land Aspirations of the landless rural population 






PI 

6/1 

Kwa Zenzele Agri-Village 
(Phase 1) 

Capital 

R 

3 440 000.00 




not completed 











PI 

6/2 

Jameson Park 
Commonage 

capital 
















PI 

6/3 

Develop Area Based 
Plans 

operational 





study on course 











PI 

6/4 

Purchase Nooitgedacht 
Farm in Devon for 

capital 




item pending approval 











PI 

6/5 

Develop agriculture 
strategy 

operational 





not completed 











PI 

6/6 

LED/Small Farm 
Development 

capital 

R 

2 500 000.00 















Sub-total 


R 

3 440 000.00 

R 0.00 

R 

#DIV/0! 



R 

- 

R 


R 

- 

R 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 7 : Inadequate Municipal Income and Lack of Funds for Development 





PI 

7/1 

Asset Management. 

Operational 














PI 

7/2 

Data Cleansing and 
Verification 

Operational 














PI 

7/3 

Establishment of budget 
office and Systems. 

Operational 














PI 

7/4 

software 

capital 














Sub-total 


R 

R 

R 

#DIV/0! 


R 

R 

R 

R 






Prioritv Issue 8 : The Need for Institutional Capacitating, includinc 

the lack of a human resource structure, the lack of adeauate office s 

pace and capacitv to administer outlvina pav points 





PI 

8/1 

Upgrade and centralize 
records and archives. 

Capital 





No Funds 









PI 

8/2 

Integration of libraries 
throuah PAL svstem. 

Capital 














PI 

8/3 

PMS 

Operational 














PI 

8/4 

Renovation Town hall 
offices. 

Operational 














PI 

8/5 

New Council chamber at 
New Municipal Offices 


R 6 800 000.00 













PI 

8/6 

Development of 
intearated IT Network 

Capital 

R 200 000.00 













PI 

8/7 

Access control / Time-in- 
attendance Svstem 

Capital 





No funds 









PI 

8/9 

Wireless Wan Upgrade 

Capital 

R 100 000.00 




No funds 









Sub-total 


R 7 100 000.00 

R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R - 

R- 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 9 : Inadequate Development Facilitation and Control Measures 





PI 

9/1 

GIS Alignment: SDM 
Initiative 

Capital 





further support from the District for alignment 









PI 

9/2 

Township Establishment 
Heidelberg Zone of 

Capital 





Negotiations on course 









PI 

9/3 

Refinement of the Spatial 
Development Framework 

operational 














PI 

9/4 

IDP Annual Revision 

operational 





MISG 


R 1 50 000 







PI 

9/5 

Industrial Township 
Establishment 

Operational 





completed 









PI 

9/6 

Environmental 
Management Plan : Zone 

Operational 





completed 









PI 

9/7 

Development Plan : 
Lesedi Nodal Points. 

Operational 





completed 









PI 

9/8 

N17 & N3 Corridor 
Development Plan. 

Operational 





completed 









PI 

9/9 

Investigate alternative 
usage : Heidelberg 

Operational 





completed through township establishment 









PI 

9/10 

EIA for the Show 

Grounds Site 

Operational 





completed 









PI 

9/11 

Develop Industrial stands 
Meyer street opposite 

Capital 

Feasibility Study and Costing to be done 



completed 









PI 

9/12 

Develop Heidelberg 
Showground's into 

Capital 

Feasibility Study and Costing to be done 



completed 









PI 

9/13 

EIA of area North and 
South East of extesnion 

operational 




100% 

completed 









PI 

9/14 

Geological study - for the 
area north of Bergsig 

Capital 




100% 

completed 









PI 

9/15 

Round 14 (PTP) 

operational 

R 40 000 




completed 









PI 

9/16 

Industrial Hive (PTP) 

capital 

R 4 000 000.00 




no funding 









PI 

9/17 

Establish Resource 
Centre (PTP) 

capital 

R 3 000 000.00 




no funding 









PI 

9/18 

CBD Node (PTP) 

capital 

R 1 000 000.00 




no funding 









PI 

9/19 

Ratanda Entrances 

capital 

R 1 000 000.00 




no funding 









PI 

9/20 

identify land for housing 
needs in lmpumelelo(300 

operational 





completed 









PI 

9/21 

plan for area between 
Ratanda extension 7 and 

operational 














PI 

9/21 

Township Establishment 
area North of Bergsig 

Operational 

R 250 000.00 




Pending 









PI 

9/22 

Integrated City 
Development 

Operational 





provision of logistical support 









Sub-total 


R 9 040 000.00 

R 

R 

#DIV/0! 


R 

R 

R 

R 

R 

R 

R - 

R- 
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3.5 Summary List of Revised Identified Projects 


Proje 

ct 

No. 

Project Description 

Expense Type 

Total Project Cost 

Implementation Program / Funding Requirements 





2009/2010 




2010/2011 

2011 / 2012 

2012/2013 

2013/2014 

Amount 

allocated 

Amount spend 

% spent 

Remarks 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Lesedi 

Other 

Priority Issue 10 : Lack of Urban Amenities in Ratanda, Impumelelo and other areas 





PI 

10/1 

Upgrading Ratanda 
Stadium. 

Capital 





completed 









PI 

10/2 

Upgrade Tennis Courts : 
Devon. 

Capital 














PI 

10/3 

Floodlights for Ratanda 
Sports qround extension 

Capital 

link with PI2/129 













PI 

10/4 

Renovation of Sports 
Grounds. Lesedi 

Operational 














PI 

10/5 

Upgrading Ratanda Multi- 
purpose Hall. 

Capital 














PI 

10/6 

Construct Sports fields 
Vischkuil. 

Capital 

R 3 000 000.00 

R 905 000.00 

R 905 000.00 

100% 

completed 









PI 

10/7 

Playground Equipment : 
Lesedi 

Capital 














PI 

10/8 

Construction of Multi- 
purpose hall : Heidelberq 

Capital 





completed 









PI 

10/9 

Erection of a library in 
Endicott. 

Operational 




completed 









PI 

10/1 

Upgrading of Lesedi 
sports qrounds. 

Operational 














PI 

10/1 

Upgrading Union Sports 
qrounds and Tennis 

Operational 














PI 

10/1 

Upgrading parks : 
disadvantaqed areas 

Operational 














PI 

10/1 

Investigate PPP air field 
upqradinq. 

Operational 














PI 

10/1 

Upgrade Impumelelo 
Sport Stadium. 

Capital 














PI 

10/1 

Jameson Park Sports 
qrounds. 

Capital 














PI 

10/1 

Upgrade of Parks / 
Development Plan & 

Operational 














PI 

10/1 

Fencing Sportsfield 















PI 

10/1 

Swimming Pool Ratanda 


R 500 000.00 




Completed 





PI 

10/1 

Cricket Field Vischkuill / 
Endicott 











Sub-total 


R 3 500 000.00 

R 905 000.00 

R 905 000.00 

100% 


R 

R 

R 

R 

R 

R 

R - 

R- 

Source of Funding 


Total Project Cost 

Allocated 




Lesedi 

Other 

Lesedi 

Other 

1 
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Priority Issues 

Total 

Projects 

Total 

Funding 

Percentage 
per issue of 
the combined 

total 


P1 1 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 2 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 3 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 4 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 5 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 6 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 7 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 8 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


PI 9 - 3 Year total source of funding s 

#REF! 

R 

#DIV/0! 


P1 1 0 - 3 Year total source of funding 

#REF! 

R 

#DIV/0! 


All Projects - 3 Year total s 

#REF! 

R 

#DIV/0! 


Sector 

Number of 

Local Economic 

18 

Infrastructure 

103 

Health, Social, 

21 

Safety and Security 

4 

Housing 

11 

Land Reform 

3 

Finance 

3 

Institutional 

9 

Development Facilitation 

22 

Community Facilities 

23 

Total 

217 


Area 

No. of 
Projects 

Heidelberg 

52 

Ratanda [including 
Heidelberg x 23] 

43 

Devon/lmpumelelo 

21 

Jameson Park 

9 









Envisaged Capital Expenditure 

July 2004- June 2007 

Amount 

% of Total 

R2 750 000 

0,9% 

R225 579 200 

70,9% 

R11 215 477 

3,5% 

R5 300 000 

1 ,7% 

R47 984 400 

15,1% 

R6 175 000 

1 ,9% 

R490 000 

0,1% 

R1 000 000 

0,3% 

R1 240 000 

0,4% 

R16 391 000 

5,2% 

R318 125 077 

100,0% 


Budget 

% of Total Budget 

R64,6Million 


R92,3Million 

29,0% 

R52,4Million 

16,5% 

R12,3Million 

3,9% 




























































































Total funds allocated 2004/5 


Funds spent up to February 2005 


Actual 

% of IDP 
Budget 

Actual 

% of 

allocated 

funds 

% of IDP 
budget 

R 

2 844 843.00 

112% 

R 

1 081 001.00 

38% 

42% 

R 

27 164 335.00 

371% 

R 

19 140 654.00 

70% 

261% 

R 

15 755 500.00 

171% 

R 

8 610 400.00 

55% 

93% 

R 

200 000.00 

6% 

R 

0% 

0% 

R 

51 281 898.00 

60% 

R 

46 517 803.00 

91% 

54% 

R 

1 1 670 797.00 

189% 

R 

11 283 315.00 

97% 

183% 

R 

1 040 000.00 

163% 

R 

317 000.00 

30% 

50% 

R 

1 190 600.00 

79% 

R 

470 600.00 

40% 

31% 

R 

675 673.00 

59% 

R 

319 108.00 

47% 

28% 

R 

14 005 000.00 

124% 

R 

6 330 000.00 

45% 

56% 

R 

125 828 646.00 

98% 

R 

94 069 881.00 

75% 

73% 

































































